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April 1st, 1960 
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Reference: Contract 113 • Task No* 3 

Subject: Percentage of Physical Completion 


Gentlemen: 

In accordance with Article 4, Page 2 of the above referenced 
contract, it is noted that the physical completion level 1 j 85%. 

It is anticipated that the Task in above reference will be com- 
pleted within the presently allocated funds and no additional funding 
will be required to complete the Task* 


Very truly yours* 

25X1 


FW«j 


r nnc 

-»r 

- 21 H 


/-■ C'jG 

■ 





Mtxr 

KSV :2.6/o 




Declassified in Part - Sanitized Copy Approved for Release 2012/02/14 : CIA-RDP78-03172A000300020067-5 


i 





